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MEMORANDUM FOR: 
SUBJECT : 

REFERENCE : 


Director of Research and Development, DDS&T 

Estimate of Overseas Operational Flight 
Expenses for FY-70 I I 


ORD Memorandum 2673-69, undated. 
Subject - Same as Above 


1. As requested, expense estimates in support of the 
Program are forwarded for your planning purposes. 


2. These estimates are based on the following concept of 
operations: 

a. Subject to NRO approval, we envisioned that U-2C 
aircraft will be the primary vehicle used on this project, how- 
ever, U-2R assets are referred to in paragraph 2c. (1). 

b. Argentina and Chile Coverage: 


(1) A single operational base will be available 
to support the flying activity during each time period. 

(2) Detachment G (Edwards) will support these 
requirements. 
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(3) A maximum of ten (10) days will be required 
to complete the deployment, missions and redeployment. 

(4) C-141 or KC-135 support will be used to 
transport personnel and equipment. (Approx Q persons 
and 22, 000. lbs cargo). 


(5) 


is not considered 


a sui table operati onal base due to the 2500 NM distance 
from! ' 


to the requested flight tracks. 
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c. 


Thailand Coverage (3 Options) 


(1) Option 


25X1 C 
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utilizing assets at 


launched and recovered at 


cks can be flown 
Aircraft to be 
(Approx. 


' 1/2 hours mission). No deployment required. 
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(2) Option # 2 Aircraft and limited support 
personnel from D etachment G, b ut utilizing ' 

A Q a of O « i M /v kn n - I 1 ^ 
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as a staging base 


to provide facilities, 


manpower assistance, etc. ). This option requires 
| |Detachment G personnel and approximately 12, 000 lbs 

/ C mpu° t0 , T P °^ a / rCraft (U “ 2) ferr ^ and Peculiar spares 
( R Model vs "C/G" Model). 10 day deployment. 


(3) °P tion j 3 Using U-2 aircraft and full 


- — & X A V_ A GLA L 

support from Deta’chment G and utilizing [ 

Jfor op erat ional base. This option requires 


] 


1 iwuai uctae. inis option requires 

approximately | | Detachment G personnal and 22, 000 lbs 
cargo for support. Ten day deployment. 


Note: MAC funded airlift required for paragraph c (2) and c. (3) 
options. v ' 


3. 


as to whether the 


Inasm uch as no i nformation was included in your reference 


shin /and he * — r-r-i pr ° iect would be operated under NRO sponsor. 

ship (and be absorbed within the normal mission capability of OSA) or 

would be conducted on a full reimbursement basis as a pure CIA project 

cost estimates have been provided to cover either contingency. J ’ 


and CTA 4 f Attachr ^ ent 1 Usts cost estimates divided among NRO, USAF, 
mentT “ed°. P ^ 2 * ful1 -imburse- 


u J* U support for the project is to be sponsored by the NRO and 

exceot 1 T 1 “ n ° rmal ° SA mission : additional costs will not accrue 
except as. deployments exceed 1 " 


» ‘ [from Edwards Air Force Base 

ur normal programming contemplate s|_Jdeployments per year from 
Detachment G and funds frw sn^v, ,-1 ^ „i _ . 


h such 

1 — — — U the South Ea st Asia requirements were supported by 

no additional costs would accrue to the 


program. 
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6. Deployment from 


Page 3 
in excess of the □ per 


year will require additional funding as indicated in Attachment 2. 


7, Subse quent to approval for U-2 utilization/participation 
project, please insure that OSA is kept current 


in the 

regarding definitive details of project plans and requirements 



Brigadier General, U.SAF. 
Director of Special Activities 


Attachment: 
As stated (2) 






/ 
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8 - INTEL/O 

9 - RB/OSA 
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